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ACTION AID-05 

INFO OCT-01 NEA-10 ISO-00 OES-05 EPA-04 CEQ-01 EB-07 IGA-01 

CIAE-00 INR-07 NSAE-00 COME-00 ( ISO ) W 

045988 

R241330Z JUN 75 
FM AMEMBASSY SANA 
TO SECSTATE WASHDC 5803 

UNCLAS SANA 1617 

E.O. 11652: N/A 

SUBJECT: SECONDARY CITIES WATER SUPPLY PROJECT NO. 279-12-521-029 

REE: STATE 123384 

REGRET DELAY ANSWERING REFTEL. 

1 . THE TOWNS AND POPULATIONS ARE: 

DHAMAR (19,000), IBB (19,000), YARIM (15,000), JIBLAH (10,000), 

AL BAYDA (6,000) 

2. HYDROLOGICAL CONDITIONS ARE NOT KNOWN AT THIS TIME BUT IT IS 
ESTIMATED THAT AN AVERAGE OE TWO WELLS WILL BE DRILLED IN 
EACH TOWN. WATER USE REQUIREMENTS WILL BE BASED ON 15 GPD/PC 
WITH THE WELLS PUMPING 16 HOURS PER DAY. GIVEN THE ABSENCE OF 
ANY DISTRIBUTION FYSTEMS IN THE FIVE TOWNS, IN ALL CASES A 
GRIDIRON PATTERN WITH LOOPED EEEDERS WILL BE INSTALLED. SOME 
PUBLIC FOUNTAINS WILL BE PROVIDED IN EACH TOWN BUT HOUSE CONNECTIONS 
WILL BE THE RESPONSIBILITY OF THE LOCAL AUTHORITIES. IT IS 

PLANNED TO UTILIZE ADEQUATE STORAGE TANKS AT ALL TOWNS. 

DAHAMAR, IBB AND YARIM PRESENTLY HAS SOME WATER STORAGE 
CAPACITY AND AN ADDITIONAL STORAGE TANK WILL BE ADEQUATE. 

3. IT IS PERCEIVED THAT THE FIVE SYSTEMS WILL HAVE SIMILAR 

BASIC DESIGNS BUT DUE TO DIFFERENT TOPOGRAPHY AND DISSIMILARITY 
OF THEIR EXISTING SOURCES SOME DIFFERENCES WILL RESULT. IN NO 
CASE WILL IT BE NECESSARY TO TIE MORE THAN TWO LINES INTO THE 
MAINS INSTALLED UNDER PROPOSED PROJECT. ALL SYSTEMS WILL 
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HAVE SAME STANDARDS INCLUDING TEES, VALVES AND OTHER APPURTENANCES. 
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